work shall conform atjd comply with nyc building code 27-348. 

m. commencing work, the contractor shall verify all conditions 
Dimensions in the field, any errors or omissions shall be brought 

HE ATTENTION OF THE ENG 


an; 


THE CONTRACTOR SHALL NOT DRILL HOLES INTO EXISTING SLABS OR STRUCTURAL 
MEMBERS FOR THE PURPOSE OF SUPPORTING ANY LOADS, UNLESS WRITTEN 
APPROVAL IS OBTAINED FROM THE ENGINEER. 

THE CONTRACTOR SHALL PROTECT WfTH DUSTPROOF PARTITIONS THE PUBLIC 
OR TENANT SPACE BROW FROM ANY DAMAGE RESULTING FROM FLOOR DRILLING 
OPERATIONS, 

5. THE SPACE AROUND PIPES. DUCTS, ETC., PENETRATING aOOR AND WALLS. SHALL 
NOT EXCEED 1/2" AND SHALL BE PACKED SOUD WITH MINERAL WOOL OR APPRO 
EQUAL. AND BE CLOSED OFF BY CLOSE FITTING METAL ESCUTCHEONS ON BOTH 
SIDES OF THE PARTITION AS REQUIRED BY NYC BUILDING CODE 27-343. 

6. FIRE STOPPING SHALL BE AS REQUIRED BY NYC BUILDING CODE 27-345. 

7. THE CONTRACTOR SHALL EXERCISE EXTREME CAUTION WHEN DRILLING THROUGH Ti 
EXISTING CONCRETE SLAB, SO AS NOT TO DAMAGE THE RE -BAR REINFORCEMENT. 

8. REFERENCE TOWER "A" IS ALSO '1 WTC 



9. ASBESTOS FIREPROOF! NG ON STRUCTURAL MEMBERS IS LOCATED THROUGHOUT THE 
SITE. NO CONSTRUCTION WORK SHALL BE INITIATED PRIOR TO THE ABATEMENT OF 
ASBESTOS FIREPROOF1NG FROM AREAS IMPACTED BY THE INSTALLATION OF CONDUff 
AND DUCTWORK. ASBESTOS ABATEMENT WILL BE PERFORMED BY OTHERS. 

10, TOE CONTRACTOR SHALL TAKE ALL NECESSARY MEASURES AND PRECAUTIONS TO 
PROTECT BOTH THE NEW AND EXISTING EQUIPMENT DURING THE REQUIRED CONSTRUCTION 
THE CONTRACTOR SHAH CLEAN ALL EQUIPMENT TO THE SATISFACTION OF THE ENGINEER 
PRIOR TO BEING PLACED ON-LINE AND/OR TURNED OVER TO THE FACILflY. 

11 ■ £SP R JP PLACING ELECTRICAL/MECHANICAL EQUIPMENT ON-UNE, ALL TEST 
RESULTS INCLUDING SEQUENCE OF OPERATION, O&M MANUALS, AS-BUILT 
DRAWINGS, SHALL BE SUBMITTED AND APPROVED SY THE ENGINEER. 

12. CONTRACTOR SHALL SUBMIT CONSTRUCTION SCHEDULE IDENTIFYING ALL 
SERVICE DISRUPTIONS INCLUDING ALL LOAD TRANSFERS (STRUCTURAL 
MECHANICAL. ELECTRICAL) AND SHALL BE UPDATED ON A MONTH LYBASIS. 
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